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Sky lab/L'HCP Monthly Report for the Month of November, 1974 
— Project SR-397 Contract #NAS 9-13301 

S . Activities during the subject reporting period were con- 
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diana and revaluating the contract cost extension proposal. 
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^ (A) Overall Status 

r 

- The SL/4-SI92 processed data and the SL/2 - S191 processed 
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datawere received. Work was begun to reformat the data. The 
cost-extension proposal was revaluated to bring the proposal 
within limits set by our contract moniter’s office. 

(B) Scientific Recommendations 

No recommendations are being made this reporting period. 

( C) Expected Accomplishments 

Analysis will begin on the SL/4 S192 data and analysis 
will continue on the SL/2 S191 data. 

(D) Results 

No results are being reported for this reporting period. 

(E) Travel Summary and Plans 

No travel was made during the subject reporting period, ror 
are there any plans ;'.r. the immediate furure. 
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